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ee 


dnonizent Wo. 10 to ARPA Order 9-58 approved the AMID | 
Sentry Davelopmoat Plan of 30 January 1959 to the 
extent it pertains to payloed programs of vieusl ros out, 
Visusl recovary, ong ferret readout. — — 


AYEMD wos informed by AFDAT that WS 117L had been ni oved 
froa Master Urgency List, and Discoverer end Sentry ut 
on it with IX ratings. AF priority for ell three > grans 
remmined as 1l-A with l-l precedence. ~~ | 


ARPA directed that the Mepping Program be deleted fr m 


* 


ocaitrxy. ISD (Lockheed) ves notified. 


‘Mesoage from AVIAT to AEDS on4 AFEMD followed up th? 
" action notification set forth in item 26 May 59 abov:. | 


Maocage further dérectod that information be provide { 


_ &8 to rocovezy of funds anticipated by cancellation - 


of Mapping Progren. The sxount. $1.7 N hed been allo.:ated 
to the Sentry Hopping Program. ee | a 


‘AYEMD vac informed that ARPA hed laid down ground rues 


for the initial FY 1960 budget determination. These 
vere: Sentry $135. M, with Sentry recovery progras 

Ko inerexsst 5 
Vo toa .above Devdas ware evatladle.. APRN was to aut dt: 


. Fovised devclopcent plans based on the above dinebzrd sions... 


Revised Sentry dovelopaent plan was cubmitted to AN 1, 


88 required in 24 Jute instructions. | I 


+ ARPA, USAF, ARDC vere briefed on programs outlined 41 the 


+. «revised development ‘plan..’ ° 
T August 1959 2. - 


Moscage froa Office Secretary of Defense to ARIC - | 
redesignated the Sentry Spece Progran of WS 117L tc. she 
SAMOS Program. The purpose es stated vas ‘to identis r 


2 * = reconnaissance Progrens with an innocuous name that loos 


Qt “e :' ” for Fr 60 funding of $143.7 M. Also euthorized ast -d 
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6 Sept 1959... : 4 


not have mission ‘association. 


 OSD/ARPA Massage authorized SANS readout progres * 


fumding in accordance vith 15 July 59 Develoyment I) in 


on SAMOS E-5 (recovery) camera only and directed cci; 
submission. — a — 


d 


‘The OSD advised the Air Porce Ballistic Missile Divi ston 
of the decision to proceed with a recovery portion ¢<f the 








— 10 Sent 1955. OD/ARPA Message authorized an increase of finis Zo: 
C) 7 } FY 60 to @ total of $148. R for SAMOS Reccve enc... 
— cror planning purposes, FY 61 level — 0S. 


2 a Oct 1959 " AYDAT Yousege received stating that Developnent Plas © | 
| should accomodate as fer as poesible both reesoct « d- 
recovery purts of SAMOS. vithin £148. 2% ccdling. 7 : 


ZO Cet 1959 ARDC Vzssage quoted memo from SAF to Chief of Scarf 
bat ; (13 Oct 59) directing thet all SAMOS/NIDAS ana 
Discoverer actions be handled in AFENC frasevork. 


21 Gt 1959. . |. AFBMD was advised by AFTAT that the cecretary of Def mac 
AN | " ad casigned’ responsibility for SAMOS Phune Ito the = - 
te — USAF. AFDAT directed that a develormeat plan de pre mred 
NO | by ARDC; Operational Flan by SC, und Logistic Plan iy 
ae eee | AW effective 23 Noveuber 1955. a _ 
| 


2T Sot 1959 AXED forwarded ‘a mescage to APDAT in anticipation ¢? a. 
7 revised SAMOS Developeent Plan and Operations Anac'; 
das messege set forth a proposed SAMOS launch sched: ie 
| for the perlod’ June 1960 to May 1962. ‘The moasage 
‘further provided a sketch of tubsystecs E end P. 


- LY Row 1959 Raat SAKOS Program responsibility was transforred fres J! PA 


to the Inpertment of the Air Force ty mezoraniun f« 3 — 


ede . _ "+ Sgeretary of Defence to Secretary of the Air Force. £5 
wo See ad ale : . Air Forse eavelopmenat plan vas Pequested far the pis gren. - 
55 eg ty effective 15 January 1950. The plan would plice €1 testis: 
Soh ae 3 . on puysicel recovery and provide an initial leunch: ¢ 2 
recoverable payload well in advance of FY 62. ij. 


3 oo AT See] Dee 1959 . _ | Memorandum from Secretary; of Defense to ASD (Cospte Lier) 
a ee ee — directed the treasfer-of :fimas froaz-AKPA to the DAY fee 
bie - hee “ —F a . ae ; — MIDAS, SAMOS end ™Mscoverer Programs. . * — 
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ee ree : BAYDS Program Office was directed to align progres ithin. | 
ee und ceLlings with‘emphasis on photo over ferret. 9 
ey TES" 30 Dee 1959. ARDC Messuge provided AFCIM recomendations for a £ MOS" 

eersttyr 4. Sabsystea I. The cats processing. oystoa would be 
: utilized as a link betwoen the SAMOS E and F Systens | 
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wi) 85 Jen 4960 SAMOS Revised Dsvelopment Plan was subnitted to AD CC 
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28 Jan 1960 


5 Fed 1960. 


15 Feb 1960 


—— ~~ . 
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27 Feb 1960 =~ 


4 Merch 1960 _ 


AVbs Mareh 1960 . 
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Jotat Tenancy Agreement for use af the FRR vai 
accomplished and. documented. ) | 


“Lt General B.A. Schriever in Congressiona2 testinor: - 


before the House Committee on Science and Astronaut: 5 
(Brook Comnittee) again strecsed the urgency of the 1 IDKS, 
SAMOS, and Coumunicetions Satellite Progrons. 


AFDAT Méssege stated that AFHIC had approved the suis 
Development Plan dated 15 January, 1960. i. | 


Eq, USAF informed AFR@ that the Office of Secretary of 


Defense had approved a basic SAMOS and MIDAS RED Prd ran. 
Tae approvel did not include authorization or fundias for 
Gevelopnent. of SAXOS and XIDAS operations. : | 


The Corp of Engineers vas requested to proceed with 


| arrangenents for contruction of the SANDS Exrly Pix 


ae AR investigation vas mde to determine the feasibils :y — 


facility et OMa. 


BANOS Launch Pad #1 was ‘completed at Point Arguello. 


Technical support building Plans end specifications mre 


De. York's memoranda ‘pertinent to SAMOS Progra ind catea , 


‘that the program would proceed:on:-s:: interinibeats. “It. 
— Stated to plan —— oro ren funding fr, 






es _ with SAMOS payloads. The purpose to measure high 


energy clectrons (beta Particles) in the lower Van / en | 


' Belt. Resulta of the investigation. indicated that tre 


“4 


—— . Piggy: Back. package coulé be carried ‘without Jeopardi :ing 
— ‘the primary mission. a © ee eo — 


Simpler progres. This vas, in line with the directiy > 
+ ., ASsued by the Under Secretary of the Air Force on 

"| 2T May 1960 to the effect that the R&D exploitation: na 
|, Operational plans be re-evaluated due to considerab] ; 

= technical uncertainty of information that may be obdt ined 
by the various payloads ‘Of the system, © 7577 
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3 fume 1960 he fret suns fifght Agena left the Systeas Test ‘sea 
— at lockhesd, 2s. | — 


Tuly:1960 Department of pefense directed that comstracttoa ‘of 
‘Early Pix Pacility at Yeuspended pending furto » . 
reviev of requirements, — _ — 
5 July 1960 Intelligence Requiresnts ‘for Satellite Reconraiss: cs 
| | Systexs wore Cstablisbed by USIB,  —— | 
5 July 1960 AYES Proposal oa > July 1960 Development Plan for - AMOG 


Was presented to AYES. Later the same day, prese; ations 
., _ Were made to ogcretary Sharp and Under Secretary Cty ryk, ° 


& July 1960 FMD proposal and Recon Pane) comments were present;:« te 
| : Weapons Boerd -and Secretary.or the Air Force, _. 


| 15 July, 1960 The SAMOS Developeent Plan Was presented to AFEMC ¢3 } late: 


. to DOREE and ‘other egencies.. The National Securit: 
Committee vas briefed in early August 19630. 


20 July 1960 > AMDAr Meseage indicated approve) of two additional Iles 


* launch Peds with blockhouse adjaceat to Complex 1, 1 otne 
Arguello. | 7 Ne eens eee 


of the SAIS Project’ with duty station at El Seguin: | 

California. ‘the Project office vould be ‘® fMeld et msion 
Of the Or . ft r ke — 

yee, Seek 2 — pis Korey 


12 August 2960 _ SAP Grder desigsates Genera? Robert E. Greer as Dit stor 









ae | _ Policy stating that there would be no reviey or @PFy sval 


SSS Channels between ‘the:-Director of the SANDS “Project “aid 


| as , 10-Oct 1960 — . Secketary of Defense memorandum to SAP stated that “s tion . 


“. Rad been taken by the "National Security Counci) end <: 
approved by the President to place the Air Force Sat lite | 
— ‘Reconnaissance Progran (SAMOS) on ® very high priort y,. a 


. 


— 12 Qet 1960 | Mae first SAMOS vehicle, 2101, vas leunchéd ‘from Pot: t | 
ok ad oe 60, The satellite: wabilice2d:: id not 


release end the nitrogen fi1) line vas Pulled out o:?-the . 
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| —* control bad ——— vere barmal. , Agena attits te 
— — lost. The thrust was not directed Int 
- directed to weeenson Plane. Esgineering changes 3) 
) prevent @ similar occurrence in the fat 2 


15 Nov 1960 Oe ce ean ; 
« Robert D. Vletcher, Air Veathe | 
| — & briefing ‘to members OSAP, a, ARDC — 
and linttatione ee erative to AMS capebilitie :’ 
a _ os and Space — of providing Veather forecasts fer ¢ HOS 
| " aissance Launches and orbits. ~~ - 


29 Mov 1960 The SAMOS | 
= = 8 : Froject Office presented < general sanos — 
, briefing to « Senatorial Group. — w eis" — 
“= re MERLE ‘8’ Of 
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